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E.O. 11652: N/A 
TAGS: ASEC OGEN 

SUBJECT: CONSTRUCTION SURVEILLANCE 
TEL AVIV FOR RSO; BEIRUT FOR RSS 

REF: (A) PHONCON OF MR BALLARD (FBO) AND OIC NSU OF 30CT74 
(B) STATE 210021 

1. DURING REF (A), IT WAS LEARNED THAT THE OCT 6 COMMENCE- 
MENT DATE FOR INSTALLATION OF CHANCERY FAN COIL SYSTEM IN 
SECURE SPACES WAS NO LONGER FIRM DUE TO CONTRACTORS DESIRE 
FOR MORE MONEY THAN ORIGINALLY AGREED. 

2. ALTHOUGH EVERY EFFORT WAS BEING MADE TO EXPEDITE A 
FINAL SOLUTION, THIS OFFICE WAS ADVISED TO HOLD OFF DE- 
PARTURE OF CONSEC TEAM UNTIL MORE FACTS AND/OR THE CON- 
TRACTORS FIRM INTENTIONS WERE KNOWN. 

3. THEREFORE, REF (B) IS CANCELLED. CONSEC TEAM STANDING 
BY. KISSINGER 
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